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PHASE  I  REPORT 


NATIONAL  DAM  SAFETY  PROGRAM 


Name  of  Data: 

State  Located: 

County  Located: 
Stream: 

Date  of  Inspections: 


Lake  Saint  Louis 
Missouri 
St.  Charles 
Peruque  Creek 

2  February  1978  and  22  March  1978 


Based  on  a  visual  inspection  and  a  review  of  performance  history,  the 
present  general  condition  of  the  Lake  Saint  Louis  dam  and  spillway  is  consid¬ 
ered  to  be  good.  The  following  deficiencies  were  noticed  during  the  inspec¬ 
tion  and  are  considered  to  have  an  adverse  effect  on  the  overall  safety  and 
future  operation  of  the  dam  and  spillway: 

a.  Corrosion  of  the  72-inch  steel  drawdown  pipe  along  with  some  loss  of 
section  due  to  flaking  at  the  water  line  was  observed.  This  condi¬ 
tion  is  not  considered  serious  at  this  time. 

b.  The  72-inch  drawdown  pipe  terminates  at  a  point  approximately  in 
line  with  the  downstream  toe  of  the  dam  slope.  There  exists  a 
possibility  of  erosion  at  the  outlet  during  pipe  discharge  and  the 
subsequent  undermining  of  the  dam. 

c.  Erosion  of  the  lakeside  spillway  outlet  channel  bank  near  station 
12+90  was  observed.  This  erosion  is  producing  a  concentration  of 
flow  at  this  point  which  could  result  in  undermining  of  a  portion  of 
the  spillway  overflow  section. 

d.  Overflow  of  sewage  at  the  wet  well  of  the  sewage  lift  station  was 
noted  at  the  tine  the  downstream  side  of  the  dam  was  inspected. 


There  remains,  until  further  investigations  are  made,  some  doubt  as 
to  the  cause  of  the  overflow.  One  of  the  reasons  for  the  overflow 
occurring  may  be  due  to  a  surcharged  condition  which  in  turn  may  be 
due  to  excessive  infiltration  of  the  sewer  line.  It  is  important  to 
verify  if  excess  infiltration  is  occurring  and  that  such  is  not  the 
case  immediately  upstream  or  downstream  or  below  the  dam. 

Based  on  evaluation  of  hydraulic-hydrologic  data,  it  was  found  that 
the  spillway  outlet  channel  does  not  meet  the  criteria  set  forth  in  the 
guidelines  for  dam  safety  inspection  work,  furnished  by  the  Department  of 
the  Army,  office  of  the  Chief  of  Engineers,  for  a  dam  of  the  size  and 
hazard  classification  designated.  The  outlet  channel,  in  order  to  sat¬ 
isfy  the  specified  criteria,  would  be  required  to  pass  a  flow  of  86,000 
cfs,  which  is  equivalent  to  maximum  probable  flood  (MPF).  The  spillway 
channel,  as  it  is  believed  to  presently  exist,  will  pass  a  flow  of  38,300 
cfs.  Spillway  discharges  of  magnitudes  greater  than  38,300  cfs  will 
result  in  a  backwater  condition  developing  over  the  spillway  weir  crest 
and  a  loss  of  spillway  capacity  due  to  weir  submergence.  Once  submer¬ 
gence  occurs  the  lake  level  will  rise  progressively  until  equilibrium  of 
flow  to  the  weir  crest  and  channel  outflow  is  reached,  or  until  the  dam 
Is  overtopped.  The  probability  of  a  flood  producing  lake  outflows  of 
38,300  cfs  is  believed  to  be  greater  than  once  in  one  thousand  years. 

A  review  of  available  data  did  not  disclose  that  seepage  and  stabil¬ 
ity  analyses  of  the  dam  were  performed.  Portions  of  the  downstream  toe 
of  slope  were  found  to  be  soft  and  wet.  At  the  time  of  inspection  it 
could  not  be  concluded  if  this  condition  is  due  to  seepage,  ground  thaw, 
surface  runoff  from  snow  and  ice,  or  a  combination  thereof. 

It  was  noticed  during  the  inspection  of  the  area  in  the  vicinity  of 
the  dam  that  a  number  of  liquid  petroleum  tanks  have  been  installed  imme¬ 
diately  downstream  from  the  Lake  Sainte  Louise  Dam.  The  proximity  of 
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these  tanks  to  the  Lake  Saint  Louis  Dam  presents  a  hazardous  condition 
should  failure  of  this  dam  occur.  The  owner  is  advised  to  investigate 
the  safety  of  this  dam  and,  if  necessary,  based  on  the  results  of  this 
investigation,  relocate  the  tanks. 

It  is  recommended  that  the  owner  take  the  necessary  action  in  the 
near  future  to  correct  or  control  the  deficiencies  reported  herein. 


Albert  B.  Becker,  Jr. 
P.E.  Missouri  E-9168 
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PHASE  I  INSPECTION  REPORT 
NATIONAL  DAM  SAFETY  PROCRAM 
LAKE  SAINT  LOUIS  DAM  -  ID  NO.  10490 

SECTION  1  -  PROJECT  INFORMATION 


1 . 1  GENERAL 


a.  Authority.  National  Dam  Inspection  Act,  Public  Law  92-367,  dated 
8  August  1972. 

b.  Purpose  of  Inspection.  The  purpose  of  this  inspection  was  to  make  an 
assessment  of  the  general  condition  of  the  dam  with  respect  to  safety,  based 
upon  available  data  and  visual  inspection,  in  order  to  determine  if  the  dam 
and  spillway  pose  a  hazard  to  human  life  or  property. 

c.  Evaluation  Criteria.  This  evaluation  was  performed  in  accordance 
with  the  "Phase  I"  investigation  procedures  as  prescribed  In  "Recommended 
Guidelines  for  Safety  Inspection  of  Dams"  Appendix  D,  published  by  the  Depart¬ 
ment  of  the  Army,  Office  of  the  Chief  of  Engineers. 


1.2  DESCRIPTION  OF  PROJECT 


a.  Description  of  Dam  and  Appurtenances.  The  Lake  Saint  Louis  dam  is  an 
earthfill  type  dam  rising  approximately  47  feet  above  the  original  stream  bed. 
Lake  level  is  governed  by  a  continuous  concrete  overflow  type  spillway  approx¬ 
imately  810  feet  in  length  with  a  side  channel  outlet.  The  spillway  outlet 
channel  is  in  rock  cut  to  a  point  downstream  from  the  dam  where  the  channel 
transitions  to  the  original  drainage  course  of  Peruque  Creek.  A  72-inch 
diameter  steel  pipe  with  a  manually  operated  sluice  gate  serves  the  lake  for 
drawdown  purposes.  Lake  Saint  Louis  Blvd.  traverses  the  dam  crest  crossing 
the  side  channel  spillway  at  the  west  end  of  the  dam.  A  general  plan  of  the 
dam  and  spillway  is  shown  on  Plate  2. 
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b.  Location.  The  dan  and  lake  are  located  on  Peruque'  Creek  approx¬ 
imately  6  miles  west  of  O' Fallon,  Missouri,  in  St.  Charles  County,  as  shown  on 
the  map  on  Plate  1.  The  dam  is  located  immediately  upstream  of  the  Interstate 
70  crossing  of  Peruque  Creek  in  Section  26,  Township  47  North,  Range  2  East. 

c.  Size  Classification.  The  classification  for  size  based  on  the 
height  of  the  dam  and  storage  capacity  is  categorized  as  intermediate.  (Per 
Table  1,  Recommended  Guidelines  for  Safety  Inspection  of  Dams,  Appendix  D.) 

d.  Hazard  Classification.  The  Lake  Saint  Louis  Dam  has  a  high  hazard 
potential,  meaning  that  the  dam  is  located  where  failure  may  cause  more  than  a 
few  lives  lost,  serious  damage  to  homes,  extensive  agricultural,  industrial 
and  commercial  facilities,  important  public  utilities,  main  highways,  or  rail¬ 
roads.  Further,  the  flood  damage  zone  downstream  of  the  dam  was  estimated  to 
be  ten  miles.  Within  this  damage  zone  are  eight  bridges,  four  of  which  are 
major  bridges  and  includes  Interstate  Highway  70,  three  additional  highways, 
and  seven  homes.  Eleven  additional  homes  may  be  subject  to  backwater  flood¬ 
ing.  The  flood  plain  is  extensively  farmed. 

e.  Ownership.  The  dam  is  owned  by  the  Lake  Saint  Louis  Community  Asso¬ 
ciation,  20  Ellerman  Road,  Lake  Saint  Louis,  Missouri,  63367.  The  association 
presently  consists  of  2,443  home  and/or  property  owners. 

f.  Purpose  of  Dam.  The  dam  impounds  water  for  the  purpose  of  recreation, 
for  surrounding  residential  property  owners,  who  are  part  of  the  Lake  Saint 
Louis  Community  Association. 


Design  and  Construction  History 


(1)  A  hydrologic  and  hydraulic  study  of  the  proposed  dam  and  lake  was 
made  in  1966  by  the  firm  of  Spence  &  Weinel,  Inc.,  Consulting  Engineers,  St. 
Louis,  Missouri,  for  the  potential  developers  j£  the  Lake  Saint  Louis  subdi¬ 
vision  property.  This  report  recommended  that  the  design  of  the  dam  and 
spillway  be  predicated  on  what  the  writers  termed  an  Assumption  A  flood. 


The  flood  for  Assumption  A  is  approximately  equivalent  to  one-half  the  maximum 
probable  flood  (MPF).  It  was  also  stated  in  the  Spence  &  Weinel  report  that 
if  the  MPF  would  not  greatly  increase  the  height  of  the  dam  it  would  be  desir¬ 
able  to  design  the  dam  for  this  flood. 

(2)  The  design  of  the  dam  and  spillway  was  prepared  during  1968  by 
Bernard  G.  Browning,  P.E. ,  Fulton,  Missouri,  for  Lake  Saint  Louis  Estates, 
Inc.,  which  was  then  the  site  developer.  Construction  of  the  dam  was  started 
with  the  cut  off  trench  excavated  and  fill  approximately  20  feet  in  depth 
placed  in  the  eastern  portion  of  the  dam.  The  24- inch  cast  iron  sanitary 
sewer  pipe  that  runs  down  the  center  of  the  lake  was  installed  across  the  dam 
site  and  the  72-inch  steel  drawdown  pipe  was  also  Installed.  Due  to  frequent 
flooding,  the  contractor  was  unable  to  place  the  impervious  fill  in  the  cut 
off  trench  in  the  vicinity  of  the  Peruque  Creek  channel. 

(3)  In  1969,  at  the  request  of  the  ultimate  developers,  the  Lake  St. 
Louis  Investment  Corporation,  Horner  &  Shifrin,  Inc.,  Consulting  Engineers, 
was  engaged  to  review  the  design  of  the  spillway  and  subsequently  was  auth¬ 
orized  by  the  developers  to  redesign  it.  The  spillway  as  designed  by  Horner  & 
Shifrin,  Inc.,  was  based  on  the  Assumption  A  flood. 

(4)  Horner  &  Shifrin,  Inc.  was  also  engaged  to  provide  inspection  ser¬ 
vices  during  the  remaining  construction  of  the  dam  and  spillway.  A  steel 
sheet  piling  cut  off  was  substituted  for  about  220  feet  of  the  cut  off  trench 
in  the  vicinity  of  the  creek  channel  and  earth  fill  placed  across  the  entire 
dam.  The  earth  fill  for  the  dam  was  essentially  completed  during  the  summer 
of  1970  with  Horner  &  Shifrin,  Inc.  inspecting  the  placement  and  compaction  of 
the  fill.  The  overflow  spillway  and  outlet  channel  were  completed  during  the 
summer  of  1973. 

h.  Normal  Operational  Procedure.  The  lake  level  is  regulated  by  overflow 
of  an  uncontrolled  spillway. 
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1.3  PERTINENT  DATA 


a.  Drainage  Areas.  The  areas  tributary  to  the  lake  are  primarily  agri¬ 
cultural  in  use  with  a  small  amount  of  urban  development.  The  watershed  above 
the  dam  is  approximately  17  miles  long  and  the  width  varies  to  a  maximum  of 
about  5  miles.  The  total  area  is  approximately  56.4  square  miles  (36,100 
acres).  The  watershed  area  is  outlined  on  Plate  1. 

b.  Discharge  at  Damsite. 

(1)  Estimated  known  maximum  flood  at  damsite  ...  4,500  cfs 

(2)  Overflow  spillway  capacity  (including  side  outlet  channel)  ... 

36,000  cfs 

(3)  Gated  72- inch  drawdown  pipe  capacity  at  normal  pool  elevation  . . . 

700  cfs 

c.  Elevation  (ft.  above  MSL) . 

(1)  Top  of  dam  ...  512.0 

(2)  Maximum  pool-design  surcharge  ...  510.3^ 

(3)  Normal  pool  ...  500.5 

(4)  Spillway  crest,  normal  pool  section  ...  500.5 

(5)  Spillway  crest,  flood  section  ...  501.0 

(6)  Streambed  at  centerline  of  dam  ...  465.6 

(7)  Maximum  tailwater  ...  Unknown 

d.  Reservoir. 

(1)  Length  of  maximum  pool  (elevation  510.3)  ...  5.6  miles^^ 

(2)  Length  of  normal  pool  (elevation  500.5)  ...  4.3  miles 

e.  Storage. 

(1)  Normal  pool  ...  6,300  Ac. Ft. 

(2)  Design  surcharge  (incremental)  ...  6,900  Ac. Ft. 

(3)  Top  of  dam  (incremental)  ...  1,450  Ac. Ft. 


(1)  For  MPF  assuming  free  discharge  condition  of  outlet  channel. 


f .  Reservoir  Surface. 

(1)  Top  of  dam  . . .  880  Acres 

(2)  Maximum  pool  ...  830  Acres^ 

(3)  Spillway  crest  ...  563  Acres 

(4)  Normal  pool  . . .  546  Acres 

g.  Dam. 

(1)  Type  ...  Earthfill,  homogenous 

(2)  Length  (approximate)  ...  900  Ft. 

(3)  Height  ...  47  Ft. 

(4)  Top  Width  ...  55  Ft. 

(5)  Side  Slopes 

(a)  Upstream  ...  lv  on  3h 

(b)  Downstream  ...  lv  on  2. 5h 

(6)  Cutoff  ...  Earthfill  Trench/Sheet  Piling 

(7)  Slope  Protection 

(a)  Upstream  ...  Rock  rip-rap,  dumped 

(b)  Downstream  ...  Grass 

h.  Spillway. 

(1)  Type  . . .  Concrete 

(2)  Approximate  length  ...  810  Ft. 

(3)  Crest  elevation  (feet  above  MSL) 

(a)  Normal  pool  section  ...  500.5 

(b)  Flood  section  ...  501.0 

(4)  Upstream  Channel  ...  Lake 

(5)  Downstream  Side  Channel 

(a)  Rock  cut,  approximate  length  ...  970  Ft. 

(b)  Bottom  width  ...  40  Ft.  (min.),  70  Ft.  (max.) 

i.  Outlet  for  Lake  Drawdown. 

(1)  Type  ...  Steel  pipe,  72-inch  diameter 

(2)  Length  ...  267  Ft. 

(3)  Control  ...  Sluice  gate,  manually  operated 

(1)  For  MPF  assuming  free  discharge  condition  of  outlet  channel. 


SECTION  2  -  ENGINEERING  DATA 


2.1  DESIGN 


a.  Subsurface  Investigations.  Available  test  borings  and  other  data  for 
subsurface  investigations  for  both  the  dan  and  spillway  are  included  on  Plate 
14  and  Charts  2-1  through  2-54.  Geological  investigations  and  reports  pre¬ 
pared  prior  to  the  construction  of  the  dam  by  the  Missouri  Geological  Survey 
are  included  on  Charts  2-55  through  2-60. 

b.  Dam.  The  dam  was  designed  as  a  homogenous  earthflll  type  embankment. 
The  materials  used,  clays  and  silts,  were  obtained  from  nearby  hillside  and 
valley  borrow  areas.  An  impervious  earthflll  cutoff  trench  was  designed  to 
reduce  the  underseepage  and  prevent  loss  of  water  from  the  lake.  A  72-inch 
diameter  steel  pipe  with  a  manually  operated  control  gate  was  provided  for  the 
purpose  of  unwatering  the  lake.  Plans  indicating  the  original  design  require¬ 
ments  of  the  dam  are  unavailable. 

c.  Spillway  and  Outlet  Channel.  The  fixed  crest  spillway  was  designed 
as  a  concrete  gravity  section  bearing  on  rock.  The  outlet  channel  was  de¬ 
signed  as  a  rock  (limestone)  cut  section  to  a  point  about  400  feet  downstream 
from  the  dam  centerline  to  where  the  channel  transitions  to  the  original 
drainage  course  of  Peruque  Creek.  The  outlet  channel  has  a  bottom  width 
varying  from  40  feet  at  the  upstream  end  to  70  feet  at  the  downstream  end. 

The  channel  side  slopes  in  rock  cut  were  specified  to  be  1  horizontal  to  4 
vertical.  Details  of  the  concrete  gravity  spillway  as  well  as  the  side 
channel  outlet  are  shown  on  the  plans  titled  "Lake  Saint  Louis  Main  Dam," 
dated  17  July  1972,  and  are  included  as  Plates  10  through  13.  Due  to  flow  in 
the  spillway  outlet  channel,  the  elevation  of  the  invert  based  on  survey  was 
not  obtained.  However,  it  is  believed  that  the  channel  was  not  excavated  to 
the  full  depth  shown  in  the  plans  but  that  the  invert  near  the  downstream  end 
is  about  4.5  feet  higher  than  specified. 


2.2  CONSTRUCTION 


a.  Dam.  At  the  time  Horner  &  Shifrin  was  engaged  by  the  Lake  St.  Louis 
Investment  Corporation,  the  earthfill  dam,  including  cutoff  trench,  had  been 
under  construction  for  some  time.  Approximately  20  feet  of  fill  was  in  place 
near  the  east  abutment.  The  72-inch  drawdown  pipe  as  well  as  the  24-inch 
sanitary  sewer  pipe  had  also  been  installed  beneath  the  main  body  of  the  dam. 
However,  due  to  flooding  of  the  excavation,  the  contractor  had  been  unable  to 
place  the  impervious  fill  for  the  cutoff  trench  in  the  vicinity  of  the  old 
creek  channel. 

Under  the  surveillance  of  Horner  &  Shifrin,  a  steel  sheet  piling  cutoff 
was  substituted  for  the  earthfill  trench  section  from  station  19+14  to  station 
21+31  in  order  to  proceed  with  construction  of  the  dam.  Placement  of  the 
remaining  fill  was  monitored  and  the  compaction  effort  recorded.  The  72-inch 
drawdown  pipe  was  extended  some  34  feet  to  a  point  just  beyond  the  downstream 
toe  of  slope,  a  headwall  was  constructed  on  the  upstream  end  of  the  72-inch 
pipe,  and  construction  of  the  gatewell  structure  was  completed. 

Plans  for  modifying  the  72-inch  pipe,  including  construction  of  the 
gatewell  and  upstream  headwall,  as  well  as  cross-sections  used  to  complete 
construction  of  the  dam  are  shown  on  Plates  3  through  9.  Photographs  of  the 
dam  taken  during  construction  are  included  on  Page  A-l  of  the  Appendix. 

b.  Spillway  and  Outlet  Channel.  Construction  of  the  concrete  spillway 
section  was  accomplished  according  to  plan  with  the  exception  of  the  reach 
between  stations  4+60  and  6+38.  Due  to  poor  rock  foundation  conditions,  as 
indicated  by  the  test  borings,  it  was  planned  to  construct  an  earthfill  em¬ 
bankment  section  in  this  area.  When  excavation  of  the  overburden  in  this  area 
revealed  that  the  foundation  rock  could  be  satisfactorily  utilized,  and  at  the 
request  of  the  developer,  it  was  decided  to  extend  the  concrete  overflow 
section  through  this  reach  and  eliminate  the  earthfill  embankment.  Consider¬ 
able  effort  was  expended  removing  badly  weathered  rock,  cleaning  the  earth 
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filled  cavernous  rock  areas,  and  filling  with  concrete  the  resulting  voids 
within  the  limits  of  the  overflow  section  in  order  to  attain  a  sound,  imper¬ 
vious  foundation.  Photographs  taken  during  construction  showing  an  area  of 
the  cavernous  rock  foundation  that  has  been  prepared  for  filling  with  con¬ 
crete,  as  well  as  other  photographs  taken  during  construction  of  the  spillway 
overflow  section,  are  included  on  Pages  A-2  through  A-5  of  the  Appendix. 

The  outlet  channel  was  excavated  in  limestone  by  drilling  and  blasting. 
Side  slopes  were  maintained  at  4  vertical  to  1  horizontal.  The  alignment  of 
the  channel  was  maintained  essentially  as  planned,  however  it  is  believed  that 
the  invert  was  constructed  higher  than  the  profile  grades  specified.  No  evi¬ 
dence  of  faulting  of  the  bedrock  during  excavation  of  the  channel  was  noted. 


2,3.  OPERATION 

Lake  level  is  governed  by  overflow  of  the  uncontrolled  spillway.  The 
gate  on  the  72-inch  outlet  pipe  is  maintained  closed  and  used  only  for  lake 
drawdown  purposes. 


2.4  EVALUATION 


a.  Availability.  Engineering  data  available  for  assessment  of  the 
spillway  and  outlet  channel  design  was  substantial.  The  data  available  for 
assessment  of  the  design  of  the  dam  was  found  lacking  with  regard  to  the  soil 
strengths  of  the  foundation  and  embankment. 

b.  Adequacy.  Since  soil  strength  data  is  unavailable  to  make  a  complete 
assessment  of  the  design  of  the  dam,  it  is  recommended  that  the  owner  engage  a 
qualified  engineer  to  obtain  the  necessary  soil  test  data  and  to  perform 
detailed  stability  and  seepage  analyses. 
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SECTION  3  -  VISUAL  INSPECTION 


3.1  FINDINGS 

a.  General.  A  visual  inspection  of  the  dam,  spillway,  outlet  channel, 
the  outlet  end  of  the  drawdown  pipe,  and  other  related  features  was  made  by 
Horner  &  Shifrin  engineering  personnel  on  2  February  1978  and  22  March  1978. 
Also  inspected  was  the  Highway  40-61  Bridge  crossing  Peruque  Creek  at  the 
upstream  end  of  the  lake  and  the  various  bridges  crossing  Peruque  Creek  from 
the  dam  downstream  to  Highway  79.  Below  Highway  79  the  stream  emerges  onto 
the  flood  plain  of  the  Mississippi  River  and  is  considered  to  be  the  down¬ 
stream  limits  subject  to  damage  by  flooding  should  failure  of  the  dam  occur. 
Photographs  of  the  dam,  spillway,  and  the  Highway  40-61  Bridges  are  included 
on  Pages  B-l  through  B-6  of  the  Appendix. 

b.  Dam.  The  upstream  and  downstream  slopes  of  the  dam  were  found  to  be 
in  good  condition  except  for  some  erosion,  caused  by  surface  storm  runoff,  of 
the  downstream  slope  where  the  dam  joins  the  east  abutment  and  of  the  upstream 
slope  at  the  east  abutment  of  the  Lake  Saint  Louis  Boulevard  Bridge. 

The  downstream  toe  of  slope  was  found  to  be  soft  and  wet  in  several 
areas.  At  this  time  of  the  year,  it  cannot  be  concluded  if  this  condition  is 
due  to  seepage,  ground  thaw,  surface  runoff,  or  a  combination  of  all  the 
aforementioned. 

The  downstream  flood  plain  adjacent  to  the  dam  was  also  noticeably  W2t, 
with  ponded  water  appearing  in  several  locations,  however  this  condition  can 
be  attributed  to  poor  drainage  of  surface  runoff  and  to  overflow  of  the  sewage 
lift  station  wetwell.  Details  of  the  9ewage  lift  station  and  wetwell  are 
shown  on  Plate  15. 

c.  Drawdown  Pipe.  The  72-inch  uncoated  steel  pipe  provided  for  unwat¬ 
ering  the  lake  was  rusted  and  showed  signs  of  corrosion  at  the  water  line. 
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Water  could  be  heard  entering  the  upstream  end  of  the  pipe,  presumably  due  to 
leakage  about  the  control  gate.  A  minor  quantity  of  water  was  noticed  flowing 
from  the  pipe.  Since,  at  this  time,  the  pipe  was  two-thirds  full  of  backwater 
caused  by  downstream  channel  obstruction,  an  internal  inspection  of  the  pipe 
from  the  outlet  to  the  gate  was  not  undertaken.  The  exposed  elements  of  the 
gate  operator  and  gatewell  structure  appeared  to  be  in  good  condition. 

d.  Spillway  and  Outlet  Channel.  The  fixed  crest  concrete  spillway 
section  appeared  to  be  in  good  condition.  No  deterioration  of  the  concrete 
due  to  weathering  or  damage  from  ice  was  observed.  Leakage  at  the  vertical 
joints  between  adjacent  sections  was  not  appreciable.  A  significant  amount  of 
erosion  of  the  left  bank  of  the  outlet  channel  between  the  overflow  section 
and  the  channel  has  occurred  in  the  vicinity  of  channel  station  12+40.  The 
erosion  is  the  result  of  the  washing  out  of  the  soil  fill  in  the  existing 
solution  channel  in  the  limestone  bedrock  on  which  the  spillway  is  constructed. 
A  picture  of  the  erosion  of  the  solution  channel  is  shown  on  Photograph  No.  8 
of  the  appendix.  At  the  time  of  construction  of  the  spillway,  the  portion  of 
the  solution  channel  occurring  below  the  spillway  was  thoroughly  cleaned  of 
earth  and  backfilled  with  concrete.  The  erosion  has  partially  exposed  the 
concrete  fill.  The  solution  channel  is  about  20  feet  wide  at  the  top  and  is 
estimated  to  be  about  40  feet  in  length.  It  appeared  that  the  erosion  has 
nearly  stabilized  and  that  erosion  from  this  time  on  would  be  due  to  weather¬ 
ing  of  the  exposed  rock  surfaces.  Loss  of  the  bank  is  causing  spillway  dis¬ 
charge  to  concentrate  at  this  location.  Additional  erosion  of  the  bank  was 
noticed  along  the  east  side  of  the  paved  chute  downstream  from  the  normal  pool 
control  section.  The  outlet  channel  banks,  with  the  exception  of  the  loss  of 
section  in  the  vicinity  of  station  12+40,  were  found  to  be  in  good  condition 
and  maintaining  their  slopes.  Some  areas  of  the  channel  bottom  did  have  an 
accumulation  of  large  stones  and  boulders,  apparently  due  to  sloughing  of 
loose  rock  along  the  upper  regions  of  the  right  bank. 

e.  Highway  40-61  Bridges.  The  Highway  40-61  Bridges  at  the  upstream  end 
of  the  lake  were  visually  examined  during  the  inspection  of  22  March  1978.  No 
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noticeable  adverse  effects  due  to  the  presence  of  the  lake  were  detected.  The 
lake  at  the  time  of  the  Inspection  was  approximately  6  inches  above  normal 
pool  level  at  the  spillway. 


f.  Downstream  Channel.  The  Peruque  Creek  channel  downstream  from  the 
dam  is  unimproved.  The  flood  plain  between  the  dam  and  the  Highway  79  Bridge, 
approximately  9  miles  downstream,  varies  in  section  with  the  average  width 
being  approximately  1,500  feet.  The  narrowest  section,  approximately  600  feet 
in  width,  occurs  at  a  point  approximately  1  mile  upstream  from  the  Highway  79 
Bridge  or  roughly  8  miles  downstream  from  the  dam.  The  stream  is  crossed, 
beginning  at  the  dam  and  proceeding  downstream  by  the  1-70  South  Outer  Road 
Bridge,  the  1-70  East  Bound  and  West  Bound  Bridges,  the  North  Outer  Road 
Bridge,  the  Norfolk  &  Western  Railroad  Bridge,  Hoff  Road  Bridge,  County  Route 
P  Bridge,  a  private  road  bridge.  County  Route  M  Bridge,  and  State  Highway  79 
Bridge.  The  flood  plain  is  principally  farm  land;  however,  it  is  being  devel¬ 
oped  in  some  areas  with  several  homes  completed  and  occupied.  In  addition, 
primarily  along  Route  M,  there  are  several  older  residences  that  lie  within 
the  flood  plain  limits. 


3.2  EVALUATION 

Deficiencies  observed  during  this  inspection  and  noted  herein  are  not 
considered  significant  or  of  serious  potential  to  warrant  immediate  remedial 
action. 


SECTION  4  -  OPERATIONAL  PROCEDURES 


4.1  PROCEDURES 

Since  the  spillway  is  uncontrolled  and  the  lake  drawdown  pipe  is  main¬ 
tained  closed,  there  are  no  gated  facilities  for  controlling  lake  discharge. 


4.2  MAINTENANCE  OF  DAM 

A  visual  inspection  of  the  dam  and  spillway  is  normally  performed  by 
personnel  of  the  Lakes  and  Parks  Department,  Lake  Saint  Louis  Community  Asso¬ 
ciation,  on  a  monthly  basis.  This  inspection  is  done  on  foot  and  includes 
examination  of  the  dam  slopes,  the  area  immediately  downstream  from  the  dam, 
the  gate  structure,  the  spillway,  and  the  spillway  outlet  channel.  The  grass 
on  the  dam  slopes  and  downstream  berm  is  mowed  on  a  regular  basis.  Shrubs  and 
trees  are  not  permitted  in  these  areas.  Animal  burrows  are  filled  when  noticed. 
No  records  are  kept  of  these  inspections  or  maintenance  performed. 


4.3  MAINTENANCE  OF  SPILLWAY  AND  OUTLET  CHANNEL 

To  date,  it  would  appear  that  little  maintenance  work  has  been  performed 
in  the  spillway  area  as  is  evident  by  the  erosion  of  the  channel  bank  in  the 
vicinity  of  station  12+40  and  the  accumulation  of  boulders  and  large  rocks  in 
the  outlet  channel. 


4.4  MAINTENANCE  OF  LAKE  DRAWDOWN  CONTROL  GATE 

The  gate  on  the  72-inch  drawdown  pipe  is  the  only  mechanical  item  capable 
of  being  operated.  It  has  been  reported  by  the  Director  of  the  Lakes  and 
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Parks  Department  that  the  gate  is  in  operating  condition  although  it  leaks 
f  moderately  in  the  closed  position.  The  gate  operator  was  well  lubricated  and 

appeared  to  be  in  good  condition. 

I 

4.5  DESCRIPTION  OF  WARNING  SYSTEM 

S 

There  presently  is  no  warning  system  in  effect  in  case  of  extreme  high 
water  or  sudden  failure  of  the  dam.  With  a  county  maintained  road  traversing 
the  dam  crest  and  a  bridge  crossing  the  spillway  outlet  channel,  there  is 
rather  frequent  observation  of  the  lake  conditions  and  the  overflow  of  the 
spillway  by  many  interested  residents  of  the  area.  Due  to  the  presence  of  a 
large  number  of  people  in  the  dam  vicinity,  it  is  likely  that  adequate  warning 
of  overtopping  of  the  dam  would  be  given  if  such  a  condition  was  developing. 


4 . 6  EVALUATION 

The  presence  of  full-time  employees  under  responsible  supervision,  as  is 
the  case  at  Lake  Saint  Louis,  to  maintain  and  inspect  the  dam,  is  considered 
beneficial  to  the  safety  of  the  dam.  It  is  recommended  that  maintenance  on  a 
regular  basis  of  the  spillway  outlet  channel  be  included  along  with  the  other 
normally  maintained  features.  The  owner  should  determine  if  ponded  water  on 
the  berm  immediately  below  the  dam  is  due  to  overflow  of  the  wetwell.  Satura¬ 
tion  of  the  berm  due  to  poor  drainage  is  undesirable  since  it  has  an  adverse 
effect  on  the  stability  of  the  dam.  The  owner  should  provide  positive  means 
for  draining  surface  runoff  in  this  area. 

In  order  to  insure  proper  operation  of  the  sluice  gate  on  the  lake  draw¬ 
down  pipe,  the  gate  should  be  periodically  opened  fully  and  closed. 
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SECTION  5  -  HY DRAUL I C /HY  DROLOG I C 

5.1  EVALUATION  OF  FEATURES 

a.  Design  Data.  The  hydraulic  and  hydrologic  data  for  the  design  of  the 
dam  and  spillway  is  available.  Beginning  with  the  1966  study  by  Spence  and 
Weinel  and  continuing  with  the  investigations  by  Horner  &  Shifrin  for  the 
design  of  the  spillway,  it  was  concluded  that  the  hydraulics  of  the  spillway 
and  the  hydrology  of  the  lake  and  upstream  tributary  area  have  been  suffici¬ 
ently  investigated.  Data  used  for  hydrologic  computations  is  presented  on 
Page  C-l  of  the  Appendix. 

The  design  of  the  spillway  and  outlet  channel  was  based  on  the  Assumption 
A  flood  which  is  approximately  equivalent  to  one-half  of  the  maximum  probable 
flood  (MPF).  Under  the  Assumption  A  flood,  the  peak  inflow  to  the  lake  amounts 
to  44,800  cfs,  while  for  MPF  the  peak  inflow  amounts  to  90,500  cfs.  For  a 
storm  with  a  frequency  of  once  in  300  years  the  peak  inflow  to  the  lake  would 
be  13,600  cfs,  and  for  a  frequency  of  once  in  100  years  the  peak  inflow  amounts 
to  10,700  cfs.  Hydrographs  for  lake  inflow  and  outflow  for  PMF,  Assumption  A, 
and  300  year  storm  are  presented  on  Plate  16.  Lake  outflow  is  based  on 
spillway  crest  length  believed  to  have  been  constructed. 

The  limiting  factor  governing  the  level  of  the  lake,  based  on  hydraulic 
investigations,  was  found  to  be  the  capacity  of  the  spillway  outlet  channel. 

It  is  believed  that  the  channel  invert  was  not  constructed  to  the  plan  eleva¬ 
tions  specified  on  the  construction  drawings  prepared  by  Horner  &  Shifrin  in 
1972  but  is  approximately  4.5  feet  higher.  Based  on  the  channel  invert  be¬ 
lieved  to  presently  exist,  the  capacity  of  the  outlet  channel  was  found  to  be 
33,500  cfs  without  exceeding  elevation  508.0  in  the  lake.  Elevation  508.0  was 
considered  to  be  the  maximum  lake  surface  elevation  desirable  for  development 
of  the  property  about  the  lake  and  therefore  to  be  used  for  spillway  design. 
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A  second  and  smaller  lake.  Lake  Salnte  Louise,  Is  located  Immediately  to 
the  west  and  north  of  Lake  Saint  Louis.  Its  location  is  shown  on  Plate  1. 

The  main  stem  of  the  lake  is  roughly  parallel  to  Lake  Saint  Louis  and  lies 
about  2,000  feet  south  of  1-70  highway.  The  spillway  for  this  lake  discharges 
to  an  arm  of  Lake  Saint  Louis  at  a  point  approximately  7,000  feet  from  the 
main  dam.  An  earthfill  type  dam,  approximately  50  feet  high,  serves  to  im¬ 
pound  water  for  Lake  Sainte  Louise.  The  dam  lies  near  the  upper  end  of  the 
aforementioned  arm  of  Lake  Saint  Louis  and  any  discharges  from  Lake  Sainte 
Louise  due  to  the  failure  of  the  dam  would  be  into  a  relatively  shallow  sec¬ 
tion  of  Lake  Saint  Louis  and  at  a  point  where  the  lake  is  not  very  wide. 

Based  on  data  obtained  from  U.S.G.S.  topographic  maps,  the  approximate  surface 
area  of  Lake  Sainte  Louise  is  75  acres  and  the  storage  volume  at  normal  pool 
level  is  1,070  acre-feet.  The  tsunami  or  tidal  wave  effect  on  Lake  Saint 
Louis,  should  sudden  failure  of  the  Lake  Sainte  Louise  dam  occur,  has  not  been 
considered  in  these  investigations.  However,  failure  of  the  dam  will  undoubt¬ 
edly  cause  considerable  damage  to  much  of  the  development  around  the  arm  of 
Lake  Saint  Louis  immediately  downstream  from  the  Lake  Sainte  Louise  dam. 
Therefore,  a  Phase  I  inspection  of  Lake  Sainte  Louise  is  warranted. 

b.  Experience  Data.  Since  completion  of  the  spillway  in  September  of 
1973,  the  maximum  depth  of  flow  over  the  spillway  weir,  according  to  observa¬ 
tions  made  by  individuals  at  Lake  Saint  Louis,  is  believed  to  be  12  to  18 
inches.  Using  a  conventional  formula  for  a  broad-crested  weir,  a  depth  of  18 
inches  amounts  to  a  flow  of  about  4,500  cfs. 

c.  Visual  Observations.  It  was  noticed  in  areas  downstream  from  the  dam 
that  relatively  low  spillway  discharges  will  force  the  stream  out  of  its 
natural  channel.  This,  however,  is  not  a  new  condition  or  one  that  has  devel¬ 
oped  since  construction  of  the  dam.  Estimates  of  discharge  that  will  be 
contained  within  the  natural  channel  vary,  but  it  is  believed  that  flows  as 
low  as  1,500  cfs  will  cause  the  stream  to  flood  in  some  areas. 

d.  Overtopping  Potential.  The  potential  for  overtopping  the  dam  is  be¬ 
lieved  to  be  relatively  low  if  the  outlet  channel  can  allow  flow  to  discharge 
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at  the  rate  required.  This  rate  was  found  to  be  33,500  cfs  for  a  lake  surface 
elevation  of  508.0,  and  38,300  cfs  for  a  lake  surface  elevation  of  512.0  (top 
of  dan).  Once  the  outlet  channel  capacity  is  reached,  a  back-water  condition 
will  develop,  and  additional  increases  in  spillway  discharge  will  result  in 
higher  lake  levels.  The  MPF  outflow,  86,000  cfs,  so  greatly  exceeds  the 
capacity  of  the  spillway  outlet  channel  that,  for  a  flow  of  MPF  magnitude,  it 
is  believed  that  the  dam  will  be  overtopped.  A  rating  curve  for  the  spillway 
outlet  channel  indicating  the  relationship  of  channel  capacity  to  lake  level 
is  presented  on  Plate  17. 


SECTION  6  -  STRUCTURAL  STABILITY 


6.1  EVALUATION  OF  STRUCTURAL  STABILITY 

a.  Visual  Observations.  No  evidence  of  instability  of  the  dan  or  over¬ 
flow  spillway  was  noticed  during  the  visval  inspection  of  March  22,  1978.  No 
mention  of  slides  or  other  signs  of  instability  were  reported  by  the  owner. 

b.  Design  and  Construction  Data.  Stability  analyses  of  the  dam  section 
and  soil  shear  strengths  based  on  field  or  laboratory  testing  are  not  avail¬ 
able  for  review.  A  review  of  the  field  compaction  tests,  obtained  during 
placement  of  the  rolled  earth  fill  for  the  dam,  indicated  that  for  a  total  of 
37  tests  taken,  5  exceeded  95  percent  of  maximum  dry  density  at  optimum  mois¬ 
ture  content,  per  ASTM  D-698,  and  that  the  average  of  all  tests  made  was  92.6 
percent. 

Overturning  and  sliding  stability  were  investigated  during  design  of  the 
concrete  spillway  overflow  section  in  accordance  with  the  procedures  outlined 
in  Chapter  VII  of  the  technical  publication  "Design  of  Small  Dams"  by  the 
Bureau  of  Reclamation,  U.S.  Department  of  the  Interior.  The  28  day  strength 
of  the  concrete  was  assumed  to  be  3,000  psi  and  a  minimum  of  6  sacks  of  cement 
per  cubic  yard  of  mix  was  specified.  Of  25  test  cylinders  obtained  during 
construction,  the  minimum  compressive  strength  of  the  concrete  cylinders 
tested  was  found  to  be  3,519  psi. 


c.  Operating  Records.  The  dam  and  spillway  have  not  been  monitored  in 
any  form  during  the  post  construction  period.  No  records  have  been  kept  of 
lake  level,  spillway  discharge,  dam  settlement,  or  seepage  during  this  time. 

d.  Post  Construction  Changes.  Since  completion  of  the  dam  in  1970  and 


e.  Seismic  Stability.  Seismic  forces  were  not  considered  in  the  design 
of  the  spillway.  Since  the  lake  is  located  within  a  Zone  II  seismic  probabil¬ 
ity  area,  an  earthquake  of  the  magnitude  predicted  is  not  expected  to  produce 
a  hazardous  condition  to  the  dam  or  spillway. 
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SECTION  7  -  ASSESSMENT/REMEDIAL  MEASURES 


7.1  DAM  ASSESSMENT 

a.  Safety.  Based  on  the  present  condition  of  the  dan,  the  physical 
proportions  of  the  dan,  such  as  the  width  of  the  crest  (55  ft.)  and  side  slope 
ratios  (lv  on  3h  upstream,  lv  on  2.5h  downstream),  knowledge  of  materials 
placed  and  methcds  used  during  construction,  and  history  of  performance,  the 
dam  is  believed  to  be  capable  of  withstanding  various  normal  combinations  of 
earth  and  water  forces  applied.  This  capability  does  not,  however,  preclude 
the  potential  for  overtopping  of  the  dam  due  to  storms  greater  than  one-half 
maximum  probable  flood  magnitude. 

b.  Adequacy  of  Information.  Soil  strength  data  and  properties  necessary 
to  asses  the  overall  stability  of  the  dam  were  unavailable  for  review. 

c.  Urgency.  The  remedial  measures  recommended  herein  are  not  considered 
to  be  of  imminent  necessity.  It  is  recommended,  however,  that  implementation 
of  the  actions  recommended  in  paragraph  7-2  be  undertaken  in  the  near  future. 

d.  Necessity  for  Phase  II.  Based  on  the  findings  and  assessment  of  the 
safety  of  the  dam  developed  during  this  investigation,  a  Phase  II  study  is  not 
recommended. 

e.  Seismic  Stability.  Since  the  dam  is  located  in  a  Zone  II  seismic  de¬ 
sign  area,  an  earthquake  of  the  predicted  magnitude  is  not  expected  to  be 
hazardous  to  the  dam. 


7.2  REMEDIAL  MEASURES 

a.  Alternatives. 

(1)  The  spillway  side  outlet  channel  should  be  enlarged  in  order  to  in¬ 
crease  its  capacity  for  storm  runoff  of  maximum  probable  flood  (MPF)  magnitude. 


Hydraulically  the  overflow  spillway  and  data  are  considered  to  be  adequate  for 
MPF  requirements. 


(2)  Obtain  the  necessary  soil  data  and  perform  seepage  and  stability 
analyses  to  assess  the  stability  of  the  dam  for  conditions  which  the  dam  has 
not  experienced.  The  analysis  should  include  the  necessary  investigations  to 
determine  the  need  for  a  sub-drain  with  a  filter  system  and  other  drainage 
devices  to  prevent  toe  softening  downstream  of  the  dam  proper.  In  addition, 
investigations  should  be  made  to  determine  if  the  ponding  of  water  on  the  berm 
downstream  from  the  dam  is  due  entirely  or  in  part  to  overflow  of  the  sewage 
lift  station.  Positive  drainage  of  surface  runoff  in  this  area  should  be 
provided. 

(3)  A  number,  approximately  60,  of  liquid  petroleum  (LP)  tanks  are  lo¬ 
cated  in  an  area  immediately  downstream  from  the  Lake  Sainte  Louis  Dam.  These 
tanks  are  serviced  by  O'Fallon  Gas  Service,  Inc.,  and  provide  gas  for  heating 
of  many  homes  and  condominiums  within  the  Lake  Saint  Louis  development.  It 
was  calculated  that  if  the  entire  volume  of  water  in  Lake  Sainte  Louise  was 
allowed  to  discharge  into  Lake  Saint  Louis,  the  rise  in  the  level  of  Lake 
Saint  Louis  would  be  on  the  order  of  2  feet.  This  rise  above  normal  pool 
level  of  Lake  Saint  Louis  would  not  cause  any  serious  damages.  However,  if 
failure  of  the  Lake  Sainte  Louise  dam  should  occur  in  such  a  way  that  a  large 
volume  of  water  would  be  released  suddenly,  the  mass  of  water  could  create  a 
wave  of  such  magnitude  that  serious  damage  not  only  to  the  LP  tank  farm  but 
also  to  the  development  about  the  edge  of  the  lower  lake  would  undoubtedly 
occur.  It,  therefore,  is  believed  that  a  very  hazardous  condition  exists  and 
a  Phase  I  investigation  of  the  Lake  Sainte  Louise  Dam  is  recommended. 

(A)  Perusal  of  the  available  records  of  the  construction  of  the  24-inch 
sanitary  sewer  under  the  dam  did  not  uncover  sufficient  information  to  verify 
the  type  of  material  or  type  of  joints  and  class  of  pipe  used.  Although  draw¬ 
ings  available  showed  anti-seep  collars  were  to  be  constructed  on  the  sanitary 
sewer,  verification  of  the  fact  that  this  was  done  was  not  possible  at  this 
time.  As  far  as  it  was  determined,  there  appears  no  provision  on  the  upstream 
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side  of  the  dan  to  isolate  the  sanitary  sewer  should  failure  or  other  problen 
occur  in  the  sanitary  sewer  under  the  dam. 

Due  to  backwater  in  the  72-inch  lake  drawdown  pipe  at  the  time  of  the  in¬ 
spection,  visual  examination  of  the  interior  of  the  pipe  was  not  nade  except 
near  its  outlet.  It  was  noted  at  the  outlet  that  a  considerable  amount  of 
flaking  of  the  interior  surface  near  the  water  line  had  occurred.  Drawings 
which  were  obtained  indicated  that  seep  collars  were  to  be  constructed  on  the 
pipe  under  the  dam.  Verification  of  the  actual  construction  of  these  collars 
could  not  be  made.  Since  these  uncertainties  occur,  futher  investigation  of 
the  structural  condition  should  be  made  of  both  pipe  lines  under  the  dam  as 
well  as  the  determination  of  the  presence  or  absence  of  the  seep  collars. 

b.  0  &  M  Maintenance  and  Procedures. 


(1)  The  72-inch  diameter  uncoated  steel  lake  drawdown  pipe  should  be 
lined  or  protected  by  some  other  means  to  eliminate  the  concern  of  its  failure 
due  to  loss  of  section  from  corrosion  on  both  the  inside  and  outside  surfaces. 

(2)  The  lake  drawdown  pipe  should  be  extended  to  avoid  scour  of  founda¬ 
tion  soils  at  the  existing  discharge  location  and  possible  undermining  of  the 
dam. 


(3)  If  the  results  of  the  recommended  stability  and  underseepage  analy¬ 
ses  so  indicate,  a  subdrain  with  filter  system  should  be  installed  in  line 
with  and  approximately  at  the  location  of  the  downstream  toe  of  slope  of  the 
dam.  The  subdrain  system  should  have  an  outlet  that  cannot  be  contaminated  by 
backflow. 

(4)  The  partially  eroded  bank  of  the  spillway  outlet  channel  at  about 
station  12+40  should  be  restored.  The  overflow  spillway  foundation  should  be 
carefully  examined  for  undercutting  when  this  work  is  performed  and  any  voids 
or  openings  discovered  should  also  be  restored. 
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(5)  The  eroded  area  on  the  east  side  of  the  spillway  chute  for  the 
normal  pool  control  section  should  be  repaired  so  as  to  prevent  additional 
erosion  of  the  bank  and  undercutting  of  the  bay  and  channel  bottom. 

(6)  The  eroded  earthen  areas  of  the  upstream  and  downstream  faces  of  the 
dam  should  be  restored  and  protected. 

(7)  The  manually  operated  control  gate  on  the  72-inch  lake  drawdown  pipe 
should  be  operated  to  ensure  proper  function.  At  present,  this  gate  leaks 
moderately,  and  unless  for  some  reason  the  leak  increases  severely,  should  not 
impair  the  performance  of  the  lake  from  a  recreational  standpoint. 

(8)  It  is  recommended  that  the  lake  owners  association  continue  to  em¬ 
ploy  qualified  personnel  for  the  purpose  of  operating  and  maintaining  the  dam, 
spillway,  and  appurtenr.nt  features.  Inspection  of  the  dam  and  spillway  should 
be  continued,  as  at  present,  on  a  monthly  basis.  Records  indicating  the  date 
of  the  inspection,  the  items  inspected  and  their  condition,  the  urgency  of  any 
action  to  be  taken  in  the  case  where  remedial  work  is  deemed  necessary,  and 
any  additional  information  considered  pertinent  should  also  be  included.  The 
names  of  personnel  performing  the  inspection,  should  also  be  a  matter  of 
record.  A  copy  of  this  inspection  report  should  be  submitted  without  delay  to 
the  lake  owners  association  for  further  consideration.  It  is  also  recom¬ 
mended,  for  future  reference,  that  records  be  kept  of  all  inspections,  main¬ 
tenance  work,  remedial  measures,  and  improvements. 
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■olatura)  par  aack  of  ctunt.  Ac  air -entrain lag  agent,  conforming  to  tko 
repair  a  mat*  of  ASTM  C-26Q  ahall  alao  b*  Included  in  die  mi.  ■art¬ 

el  law  ah  la  flap  for  baaa  aactiona  ahall  bo  2  lachaa  and  for  walla.  1  Inches . 
Oaacrata  aggregates  ahall  coe.'ora  to  ASTM  C-J3.  Goaraa  aggregate  ahall  ba 
oall  graded  ermhod  Umatone  with  a  aaaiwun  a  tea  of  1-1/2  lachaa.  TW  mi 
ahall  ha  approved  by  the  Engineer  prior  to  coos traction . 

3.  All  cxpoaad  concrete  ahall  be  cored  with  wet  burlap  coverings  for  a  period  of  oot 
loaa  than  120  ho«na.  form  In  coot  act  with  tbt  concrete  ahall  ba  kept  w*t  for  a 
period  of  not  leas  than  120  hour*.  If  form  are  renewed  during  the  curing  period 
th«  expo  a  ad  concrete  aurfac*  shall  ba  cured,  aa  a  pacified  don,  for  the  balance 
of  the  curing  period.  In  lieu  of  hoist  curing,  all  concrete  nay  be  marrams 
cured  using  "Horacur*  hOW"  (mute)  curing  compound  applied  at  a  coverage  rata  af 
200  sq.ft.  per  gallon. 

4.  Reinforcing  barn.  Including  anchor*,  shall  conform  to  ASTM  A-61S.  Grade  *0. 

5.  Reinforcing  bar*  shall  haw*  a  clear  concrete  cowar  of  2  lachaa  isOena  otherwise 
shown  cm  the  drawings. 

6.  Mate  re  top#  shall  be  4  Inches  wide  by  3/S  Inch  thick,  2  bulk  type  PTC  m  caret  ape, 
manufactured  In  accordance  with  CM>-CS72. 

7.  411  exposed  edges  of  concrete  walla  shall  have  a  3/4-lacfc  chamfer.  Tka  upstream 
md  downstream  corner*  of  cha  overflow  spillway  crest  ahall  be  rowded  to  a  3- Inch 
radim. 

S.  All  eipooed  unformed  concrete  surface*  shall  have  a  wood  float  finish . 
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5121  NO.  LINDBERGH  BLVD.  •  BRIDGETON,  MO.  63042  •  314-731-1111 

23  July  1969 


Horner  &  Shifrin,  Inc. 
Consulting  Engineers 
1221  Locust  Street 
St.  Louis,  Missouri  63103 

Attention:  Mr.  Don  Lochmoeller 

Dear  Don: 


RE:  Test  Drilling  Report 

and  Pressure  Test  Data 
For  Lake  St.  Louis 
Project,  St.  Charles 
County,  Missouri 


Per  your  Instructions  we  have  completed  the  test  drilling 
along  the  center  line  of  the  proposed  dam  and  spillway  section. 
Results  of  this  investigation  are  enclosed  for  your  review. 
Testing  procedure  was  performed  under  your  instruction  letter 
of  July  3,  1969.  It  was  quite  apparent  throughout  the  duration 
of  the  water  pressure  tests  that  the  bedrock  appears  quite 
sound  and  continuous.  In  addition  to  your  instructions  we 
initiated  the  use  of  a  water  meter  to  verify  that  the  formation 
was  not  taking  water,  during  the  constant  pressure  test.  It 
should  be  noted  that  before  the  test  section  time  that  all 
pressures  were  held  for  a  period  of  ten  minutes  before  the 
initial  readings  were  taken.  In  all  cases  the  pressure  readings 
held  constant  or  increased  slightly,  within  the  accuracy  of  the 
pressure  test  gauge. 

For  your  information  our  diamond  setting  for  NXM  series 
coring  is  2  7/8"  O.D..  The  cores  taken  on  this  project  will 
be  held  in  our  warehouse  until  notice  is  given  to  deliver  to 
your  preference. 


Per  your  request  we  are  at  this  time  working-up  a  bid  on 
a  per  cubic  yard  basis,  with  an  estimated  35,000  cubic  yards 
of  limestone  excavation.  We  are  bidding  on  the  basis  of  drilling 
and  shooting  with  the  removal  of  the  material  shot,  by  others. 

Thank  you  for  calling  on  Test  Drilling  Service  Company  for 
n  work.  If  you  have  any  questions  concerning  the  enclosed 
-  ;  » : a ,  please  contact  us  at  your  convenience.  With  best 


Very  truly  yours, 

TEST  PRILLING  .SERVICE  COMPANY 

/  /'  A 


r 7» 


Donald  L.  Ramsey,  Geologist 
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Horner  &  Shifrin,  Inc. 

5200  Oakland 

St.  Louis,  Missouri  63110 
Attention:  Mr.  Donald  C.  Lochmoeller 

RE:  Core  Drilling  Report 

For  Spillway  Design 
Lake  St.  Louis 
St.  Charles  County 


Gentlemen : 


We 

are 

submi 

t  ting 

t 

hree  (3)  co 
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With  Best  Regards, 


TEST  DRILLING  SERVICE  COMPANY 


DLR/bh 
Enc .  - 


- 


TEST  DRILLING  REPORT 

DRILLING  SERVICE  CO. 
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CEOLOGIC  INVESTIGATION  OF  PROPOSED  LAKE  SITE  ON  PERUQU2  CREEK 
/  ST.  CHARLES  COUNTY 


I 

I 

I 

I 

I 

i 

1 


The  proposed  lake  site  on  Peruque  Creek  with  a  dan  located  la 
the  center  of  sec.  26,  T.  47  N.,  K.  2  E.,  will  Impound  waters  In  • 
region  of  limestone  bedrock.  Rock  exposures  ere  soil  covered  for 
the  most  pert  except  for  the  slopes  at  the  dan  site.  The  thin 
veneer  of  soil  end  rock  fragments  on  the  abutments- Indicates  that 
the  earthen  fill  must  be  keyed  Into  bedrock. 

The  limestone  bedrock,  referred  to  as  the  Burlington  formation. 

Is  firm,  massive,  end  contains  e  high  percentage  of  chert.  The 
Burlington  normally  Is  fissured  and  open  to  some  extent.  Tho  several 
springs  present  within  the  lake  area  verify  this  generality.  As  Is 
customary  with  limestone  bedrock,  suitable  precautions  are  necessary 
so  that  Impounded  lake  waters  are  not  lost  through  openings  in  the 
limestone.  Therefore,  the  springs  which  will  be  In  the  lower  part 
of  the  lake  such  as  the  spring  In  the  NWfc  Swfc  SEi  sec.  26,  T.  47  N., 

f 

R.  2  E.,  should  be  cleaned  of  loose  rock  and  soil  debris  and  then 
padded.  The  padding  should  consist  of  compacted  coarao  rock  covored 
by  two  feet  of  relatively  Impermeable  clay.  The  lake  will  probably 
not  have  sufficient  hydrostatic  pressure  to  revorse  tho  springs,  and 
the  failure  to  pad  ell  the  springs  should  have  no  adverse  affects. 
However,  springs  near  the  dam  site,  such  as  tho  above  mentioned  outlet 
should  be  covered.  Springs  at  or  slightly  below  the  water  line  need 
not  be  disturbed. 

The  rock  abutments  will  consist  of  firm  limes  tone  bedrock  ex* 
ccpt  for  a  several  foot  thick  surflclel  covering  of  loosa  and  open 
layered  rock.  Therefore,  the  core  trench  must  be  exesvatod  Into 


i 


/ 
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oach  abutment  a  sufficient  depth  so  that  tha  clay  cora  can  ba  com¬ 
pacted  against  firm  rock.  This  may  Increase  construction  costa,  but 
failure  eo  key  the  earthen  core  into  firm  rock  on  the  abutments  can 
result  in  high  water  loss  and  possible  Instability  of  the  earthen  dam. 

An  excavated  rock  core  trench  may  not  be  necessary  along  the 
base  of  tho  earthen  dam.  Zf  sufficient  relatively  tight  alluvial 
material  and  compacted  clay  padding  covor  the  present  stream  channel 
are  extended  upstream  from  the  base  of  tha  dam,  then  there  will  be 
a  limited  possibility  of  water  loss  along  the  base  of  tho  dam. 

However,  all  loose  rock  material  should  be  cleaned  from  the  bottom 
of  the  core  trench  so  that  the  clay  core  can  be  compacted  on  firm  bed¬ 
rock.  If  bedrock  is  at  excesslvo  depth  then  it  may  be  necessary  to 
bottom  the  cora  tronch  on  suitable  alluvial  soil. 

An  earthen  structure  of  the  size  contemplated  for  Peruquo  Creek 
should  not  be  undertaken  without  a  thorough  knowledge  as  to  the 

character  of  the  rock.  Surface  exposures  give  only  a  partial  indl- 

«» 

cation  as  to  the  water  tightness  of  the  bedrock.  Therefore,  ad¬ 
ditional  information  as  Co  possible  water  loss  should  ba  obtained 
by  core  drilling  and  pressure  testing.  Each  abutment  should  be 
cored  and  pressure  tested  with  the  holes  located  at  the  approximate 
elevation  of  the  pool  level.  The  holes  should  be  deepened  to  the 
average  lcval  of  bedrock  surface  in  the  Peruquo  Valley  floodplain. 

A  third  hole  located  along  the  center  line  should  bo  coverod  and 
pressure  tested  at  least  10  feet  into  solid  rock.  Zf  these  holes 
indicate  that  the  rock  is  open  and  water  loss  is  excessive,  then 
additional  boles  will  be  needed  to  determine  tho  seriousness  of 
the  adverso  rock  characteristics.  Sloes  tho  lake  is  not  planned 
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Co  bo  excessively  doc,.,  tho  coro  holo  exploration  would  not  bo 
necessary  if  borrow  areas  were  located  neer  or  above  vacor  level. 
However,  Cho  naad  Co  obtain  moot  of  tho  borrow  from  tho  floodplain 
indicates  that  tho  bedrock  should  bo  relatively  watertight.  Soao  vator 
loss  can  be  tolerated  with  tho  high  dralnago  to  lake  ratios,  but  if 
many  open  eaves  aro  noted  in  the  drilling  program,  then  it  will  be 
necessary  to  leave  much  of  the  floodplain  soil  deposits  in  place. 

Borrow  will  have  to  be  obtainod  at  or  above  water  lino. 

Tho  most  apparent  construction  problem  of  the  lake  site  may  bo 
core  trench  excavation  in  the  valley  alluvium.  The  floodplain  sedi- 
cents  at  Pcruquo  Creek  may  flood  much  of  the  earthen  excavation.  Tho 
problem  may  exist  in  some  borrow  areas  also.  The  general  groundwater 
level  appears  to  be  at  or  above  floodplain  level  and  this  will  tend 
to  rechargo  the  alluvium  of  the  floodplain.  Therefore,  adequate 
auger  exploration  should  also  be  accomplished  with  particular  attent- 
ion  given  to  the  water  tablo  level  in  the  floodplain.  Over  all 
features  of  the  lake  site  indicate  that  it  is  well  situated  from 
tho  geologic  aspect.  Ho  major  hazards  were  apparent.  Howuver,  the 
relatively  simple  additional  exploration  should  not  be  ignored  when 
construction  of  lakes  and  dams  of  this  magnitude  are  considered. 

James  H.  Williams 
.  Engineering  Ccologist 

Missouri  Geological  Survey 
February  21,  1963 
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GEOLOGIC  REPORT  ON  THE  ST.  LOUIS  LAKE  (BROWNING),  .gl^-CUARLES- COUNTY 


The  proposed  lake  site  is  located  in  the  SWfc  NWj;  SE^  sec.  27,  T.47  N. ,  R.2  E. 
(Troy  Quad.).  Geologically  the  location  is  excellent  for  water  impoundment. 

The  bedrock  formation,  Keokuk  Limestone,  is  present  In  the  valley  area  but  cropo 
out  in  very  few  exposures  along  the  steeper  portions  of  the  valley  alopoa.  The 
Keokuk  has  limestone  beds  that  are  thin  to  medium  in  thickness  (V  to  2')  and 
lnterlayercd  with  persistent  thick  nodules  of  chert  that  are  In  2"  to  6"  beds. 

Moat  of  the  valley  is  covered  by  a  thick  mantle  of  silty  clay  mixed  with  chert 
fragments. 

While  geologically  the  area  la  suitable  and  there  aro  no  major  hazards, 
particular  attention  must  be  given  to  the  abutments  and  valley  floor  at  the 
dam  site.  Weathered  bedrock  exposed  near  the  abutments  indicate  that  seepage 
could  occur  along  horizontal  openings  if  these  are  not  intercepted  by  the  core 
trench.  Location  of  the  centerline  so  that  small  side  valley  draws  can  be 
utilized  as  part  of  the  abutment  core  trench  will  facilitate  excavation  into 
fresh  unwoathered  bedrock.  Similarly  excavation  along  the  floor  of  the  valley 
should  be  carried  through  the  weathered  bedrock  zone.  The  bedrock  excavation  ' 
may  require  the  use  of  a  rear  mounted  ripper.  It  is  most  important  that  all 
weathered  bedrock  layers  in  the  core  be  removed  even  if  it  should  require  some 
drilling  and  blasting. 

During  the  field  examination  it  was  considered  that  the  dam  site  should  be 
shifted  upstream  so  that  the  side  valley  draws  could  be  utilized.  This  upstream 
relocation  also  placed  the  dam  on  a  more  shallow  thickness  of  alluvium  than  at 
the  originally  proposed  downstream  site.  This  will  further  enhance  the  suitability 
of  the  site  since  it  will  be  easier  to  complete  the  core  trench  excavations. 

Greater  thickness  of  alluvium  such  as  the  downstream  site  generally  involve  the 
problems  of  more  permeable  zones  consisting  of  gravels  and  boulders. 

Since  subsurface  exploration  has  outlined  the  nature  of  the  subsoil  and 
bedrock  so  that  major  seepage  hazards  have  been  noted  and  a  positive  cutoff  core 
is  planned  borrow  may  be  obtained  from  areas  most  convenient  from  an  engineering 
design  viewpoint. 


James  H.  Williams 
Chief,  Eng.  Geol.  Section 
Missouri  Geological  Survey 
September  30 ,  1966 
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ADDENDUM  TO  GEOLOGIC  REPORT  ON  LAKE  ST.  LOUIS,  $T,  C11ARLESJSOUNTT 

Preliminary  seismic  exploration  in  the  vatlcy  of  Perugue  Crock  indicates 
that  depth  to  bedrock  varies  from  about  20  feet  to  at  least  32  feet.  On  the 
right  portion  of  the  valley  floodplain.  It  appears  that  alluvial  silt  loam  with 
normal  soil  moisture  has  a  thickness  of  20  to  23  feet.  The  alluvium  is  under* 
lain  by  dense  firm  limestones  consisting  of  the  Keokuk  Formation.  Toward  the 
center  of  the  valley  it  appears  that  about  12  to  1C  feet  of  maist  silt  loam  ic 
mderlaln  by  a  12  to  16  foot  layer  of  water  saturated  sands  ar.d  gravels.  Tills 
is  in  turn  underlain  at  a  depth  of  30  to  32  fcot  by  limestone.  There  la  no 
evidence  that  the  limestone  surface  is  extremely  pinnacled  although  it  would  not 
be  unusual  to  find  variations  in  relief  of  5  to  8  feet  in  this  type  of  bedrock. 

However,  from  a  general  indication  of  the  type  of  erosion  common  to  a  stream  of 

this  size  and  the  preliminary  studies  by  the  seismic  it  would  appear  that  the 
bedrock  surface  across  the  valley  floor  is  relatively  uniform. 

Velocities  in  the  limestone  indicate  that  it  is  firm  and  fresh  material. 

The  limestone  does  not  appear  to  have  major  caves  or  extensive  soft  weathered 

zones.  * 

The  seismic  data  only  outlines  the  major  features  of  the  valley.  Subsurface 
drilling  of  the  bedrock  and  possible  pressure  testing  arc  needed  to  more  accurately 
outline  valley  conditions. 


James  H.  Williams 
Chief,  Eng.  Geol.  Section 
Missouri  Geological  Survey 
June  6,  1967 
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ADDENDUM  TO  LAKE  ST.  LOUIS,  ST.  CHARLES  COUMTY 


Several  geologic  examinations  wore  made  during  the  work  In  tho  core  trench. 

The  coro  for  the  dan  Is  being  completed  oo  that  loakage  or  otablllty  problem.1 
assoc lucod  with  geologic  features  will  not  affect  the  dan  or  lake. 

The  present  plans  to  Investigate  In  detail  tho  foundation  In  the  area  of 
a  spring  by  drilling,  dye  studies,  and  possibly  geophysical  reconnaissance  will 
provide  adequate  geological  Information  no  to  tho  foundation  characteristics 
near  this  spring. 

The  spring  flows  from  a  limestone  crevice,  and  13  considered  to  have  a  bedrock 
source  that  Is  not  connected  with  Peruque  Creek.  Water  temperature  of  the  spring 
measured  on  15  April  1939  was  51°F.  Water  temperature  of  Peruque  us s  63°.  Tho 
51°F  temperature  Indicates  that  warm  water  contamination  Is  not  associated  with 
the  spring  source.  Additional  temperature  measurements  and  dye  studies  should 
be  made  for  comparison. 

Plana  to  cut  off  tho  spring  water  flow  by  grouting  aro  those  techniques  that 
are  customarily  used  for  scaling  off  water  movement  In  bedrock  crevices.  This 
will  be  a  natter  of  several  bore  holes  In  the  water  loss  area  followed  by  emplacement 
of  the  grout. 

The  localized  water  loss  from  Peruque  Creek  channel  Into  the  core  trench  is 
not  considered  to  be  related  to  the  major  source  of  water  coming  from  this  lime¬ 
stone  fissure.  It  is  thought  that  the  stream  channel  loss  followed  along  n  more 
deeply  weathered  surface  of  the  bedrock.  Dewatering  of  the  alluvium  and  the  core 
trench  led  to  the  surface  alluvial  sinks.  Such  a  phenomena  i3  not  unusual  when 
dewatering  changes  the  foundation  characteristics  of  alluvium. 


James  H.  Will  Laras 
Chief,  Eng.  Cool.  Section 
Missouri  ecological  Survey 
May  12,  1969 


CHART  2 ‘GO 


NO.  1;  PLACING  EARTH  FILL  AT  DAM 


NO.  2:  SHEET  PILE  CUTOFF  AT  DAM 
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SPILLWAY  -  ST A*  1+72  TO  ST A. 
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NO.  14:  SEWAGE  LIFT  STATION 
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NO.  17:  UPSTREAM  END  OUTLET  CHANNEL 


NO.  18:  CHANNEL  BANK  -  STA.  12+40+ 
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NO.  20:  OUTLET  CHANNEL  BELOW  DAM 
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NO.  21:  HIGHWAY  40-61  BRIDGE 


B-6 


r 


HYDROLOGIC  COMPUTATIONS 


1.  Triangular  unit  hydrographs  and  the  Soil  Conservation  Service  method  of 
runoff  determination  as  described  in  the  Bureau  of  Reclamation  publication 
"Design  of  Small  Dams"  were  used  to  develop  the  inflow  hydrographs  (see  Plate 
16)  with  hydrologic  inputs  as  follows: 

a.  Rainfall  from  USWB  TP40 

(1)  24  hour,  probable  maximum  precipitation  rainfall 

(2)  24  hour,  Assumption  A  rainfall 

(3)  24  hour,  300  year  rainfall  (extrapolated) 

b.  Drainage  area  =  56.4  square  miles. 

c.  Time  of  concentration  =9.5  hours. 

d.  Antecedent  moisture  condition  =  II. 

e.  Soil  Type  CN  =  80. 

2.  Spillway  release  rates  were  based  on  the  broad-crested  weir  equation: 

3 

2 

Q  *  CLH  (C  =  3.7,  L  =  817  feet),  where  H  is  the  head  on  the  weir 

crest. 

3.  Floods  were  routed  through  the  spillway  and  outlet  channel  to  determine 
the  capacity  of  the  spillway  discharge  system.  Outflow  hydrographs  (assuming 
free  discharge  from  the  spillway)  are  shown  on  Plate  16. 

4.  Correlation  of  flood  routing  and  spillway  outlet  channel  is  shown  on 
Plate  17. 
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